Green Line Transformation 


Advancing Design 





Week in Review and Lookahead 
Friday, May 6, 2022 





Under the Green Line Transformation (GLT) Program, 
progress and preparations continue for the Green ae 2 See Oe tea 
Line Train Protection System (GLTPS) and track All ae NW Mae a 
upgrades. Read more about the schedule for full ek <= = Neale a= 
access closures on the Green Line below 





New Projects in Design 
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B Branch C Branch E Branch D Branch 
June 20-July1 July 11 to July 22 August 6 to September 24 — October 30 
(12-day Closure) (12-day Closure) August 21 (Three 9-day Closures) 
Boston College Cleveland Circle (16-day Riverside 
to Kenmore to Kenmore Closure) to Kenmore 
Heath St 
to Copley 


¢ Lookahead | We're continuing to prepare for upcoming construction on the Safety and Reliability 
Improvements across the Green Line planned for this summer and fall. The work will include 
replacing over 2.5 miles of track across the Green Line, as well as 10 vehicle and pedestrian 
crossings, and 6 units of special trackwork. At the same time, crews will install Green Line Train 
Protection System equipment along the tracks. As a result of these upgrades to the system, Green 
Line riders will be able to enjoy safer, more comfortable, and more reliable service with reduced 
risk of unplanned service disruptions. Additionally, this work will enable a beautification and tree- 
planting effort along the E Branch. Please join the GLT team for a virtual public meeting on 


Wednesday, May 18 to learn more - click here to register for the meeting 


2022 Construction Schedule: 


e B Branch (Boston College — Kenmore): June 20 — July 1 

e C Branch (Cleveland Circle — Kenmore): July 11 — July 22 

e E Branch (Heath St — Copley): August 6 — August 21 

e D Branch (Riverside — Kenmore): September 24 — October 30 


*Schedule subject to change with weather conditions and tn 
accordance with public health directives Page 1 of 1 
Project percentages represent the value of the installed work 


Capital Transformation Programs 
Massachusetts Bay Transportation Authority (MBTA) 


